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TEL AVIV FOR RSO 

E.O. 11652: N/A 

TAGS: ASEC, ASUP 

SUBJECT: TDY CONSTRUCTION SITREPS 

REF: A. SINAI 2199 B. SINAI 2184 

1 . REFERENCED SITREPS ARE MOST HELPFUL IN ENABLING SSM 
FOLLOW CONSTRUCTION PROGRESS. THEY ARE SUFFICIENTLY DE- 
TAILED FOR OUR PURPOSES. 

2. CONCUR IN NOT FLOORING CARPENTRY SHOP AND EXERCISE 
ROOM AS WELL AS USE OF PLASTIC CONDUIT. THESE DECISIONS 
REFLECT COMMENDABLE COST CONSCIOUSNESS AND MANAGEMENT 
ATTENTION TO PROBLEMS. 

3. PARA 8 REF A. REQUESTS SSM COMMENTS ON PURCHASE OF 
ELECTRIC AIR COMPRESSOR. WE SUGGEST SFM USE EXISTING 
GASOLINE COMPRESSOR, AT LEAST IN SHORT RUN, RATHER THAN 
PURCHASE ADDITIONAL UNIT. THIS UNIT COULD BE REPLACED 
LATER WITH AN ELECTRIC UNIT OR CONVERTED USING A REPLACE- 
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MENT ELECTRIC MOTOR, IF DESIRED. 
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4. WE HAVE NO OBJECTION TO DROPPING PROJECT TO INCREASE 
WATER PRESSURE AT E- 1 AND J- 1 . 

5. RE REF B, WE HAVE NO PROBLEM WITH RECOMMENDED CHANGES 
EXCEPT FOR PROPOSAL TO UPGRADE POSITIONS OF GUARD FORCE 
PERSONNEL (PARA 2C). UNDERSTAND JUSTIFICATION FOR CHANGE 
HAS BEEN SENT TO GREENVILLE, BUT SSM HAS NOT YET SEEN IT. 
PENDLETON AND KIMMEL WILL BE IN GREENVILLE NOV. 30 AND 
DEC. 1 ON OTHER MATTERS, AND WILL TAKE THIS MATTER UP WITH 
WOLFE THEN. 

6. NEW SUBJECT: REQUEST RSO TEL AVIV BE INCLUDED AS INFO 
ADDRESSEE ON ALL CABLES DEALING WITH PERIMETER SECURITY. 
ROBINSON 
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